DECLARATORY 

No.  n^ToA), 


For  the  Vacation  of  a street  easement  over 
the  west  eight  (8)  feet  of  Lots  62,  63,  76 
and  77,  Fairfield  Terrace  Addition,  Section 
"A" 5 also  for  the  vacation  of  a sidewalk 
easement  over  the  west  seven  (7)  feet  of 
Lots  76  and  77,  Fairfield  Terrace  Addition- 
Section  "A".  , 


1 

Resolution  Adopted:  T, 

y July  20,  196U 


.1 


Confirmed : 


August  13,  196U 


Bids  Received: 


Contract  Awarded: 


Contract  and  Bond : 


Contractor: 


Reported  Completed: 


Assessment  Roll  Confirmed:  sept.  17,  196k 


B.O. 


232-' 


DECLARATOR!  RESOLUTION  NO*  H38-196U 


For  the  Vacation  of  a street  easement  over  the  west 
eight  (8)  feet  of  Lots  62,  63,  76  and  77,  Fairfield 
TerraceAddition,  Section  "A" j also  for  the  vacation 
of  a sidewalk  easement  over  the  west  seven  (7)  feet 
of  Lots  76  and  77,  Fairfield  Terrace  Addition, 
Section  "A" • 


PLANS  ORDERED: 

ADOPTED:  July  20,  196U 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  July  23  ^d  30,  196U 
HEARING  ON  CONFIRMATION:  Thursday,  August  13,  1961*,^'^ 

CONFIRMED:  August  13,  196U 

ASSESSMENT  ROLL  ORDERED:  August  13,  196U 

ASSESSMENT  ROLL  APPROVED:  August  2k,  1 9t>k 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  Sept.  17,  1?6U 

NOTICE  SERVED:  Sept.  3,  1961* 

ASSESSMENT  ROLL  CONFIRMED:  Sept.  17,  196k  1 


% 

DECLARATORY  RESOLUTION  No. 


1138 


19  64 


For  the  Vacation  M.fifrmninQ  ■ 


.4  t*  i ^-rV>  ^ mr 


fm  utility 


'pi—itii  nt  a street  eas e - 

merit  over  the  west  eight  (8)  feet  of  Lots  62,  63.  76  arid  77.  Fairfield  Terrace 

Addition.  Section  "A";  also  for  the  vacation  of  a sidewalk  easement  over  the  wes t 
seven  (7)  feet  of  Lots  76  and  77.  Fairfie]d  Terrace  Addition.  Section  "A". 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to  vacate  a street  easement  over  the  west  eight  (8)  feet  of  Lots  62.  63. 

76  and  77.  Fairfield  Terrace  Addition,  Section _ " A_"j also  to  vacate  a sidewalk 

easement  over  the  west  seven  (7) feet  of  Lot_s  76  and  77.  Fairfield  Terrace  Addition , 

Section  "A"  . 

NOTE:  Both  of  these  easements  we re  created  erroneous ly t as  the  above  d escribed  lots 
do  not  abut  Fairfield  Avenue.  The  street  eas em e q t _ is  recorded  in  Plat  Book  13-P age 
107  in  the  Office  of  the  Recorder  o _£_  Allen  County,  Indiana.  The  sidewalk  easeme  n t is 
recorded  in  Miscellaneous  Record  68-Pages  40  and  68  in  the  office  of  the  Recorder  of 
Allen  County,  Indiana. 

All  as  shown  by  a plan  of  such  proposed  Vacation  n.^iMiMns... .fan damn 

as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana 


shall  be  assessed 

The  cost  of  said  Vacation  CV>md<a«MiMrtwa  af.wpht  *£  way  for  . * hall  ha.ai . 

•aaaaatU  against  the  property  beneficially  affected  thereby. 


The  property  which  may  be  injuriously  or  beneficially  affected  by  such  Vacation 

nation  af  Bight  at  watt  hUkm  nUlitfra  pnapagaMwis  described  as  follows:  LpJl§ 62  , 63  , 76 a ud 77_, Fairfield 

Terrace  Addition,  Section  "A”. Said  adrii tion  is  inclusive  to  the  City  of  Fort  Wayne, 

Indiana  . 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


^ «ir  n n ti  n n.  nf  thP  above  described 
City  of  Fort  Wayne,  Indiana,  and  otnex  TIUDlii" 
jm&as— imuinu,  gai  UUlllH,  filecTnc  pole  lines 


shall  be  subject  to  an  easement  for  fop  Hi!0 

it  lull  HUB  fend  maintenance  of  sewers, 


conduits,  telephone  and  telegrapr 


All  Streets,  lots  and  lands  affected  by  the  above  described  _.  vac.a^.tfll! are 5 i tuated in the 

southwest  quarter  of  Section  Twenty-thre e .Township  30  North.,,  Range  12  East  and 
lie  wholly  within  the  corporate  limits  of  the  City  of  Fort  Wayne,  Indiana. 


ADOPTED  THIS  _ 

Attest: 


Secretary  Board  of  Public  Works. 




Board  of  Public  Works. 
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8 FT  STREET  EASEMENT  TO  BE  VACATED 
8 FT  STREET  EASEMENT  & 7 FT  SIDEWALK  EASEMENT  TO  BE  VACATED 
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PETITION 


/O'- 


Fort  Wayne,  InH „ December  6,  1962 


To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne: 

Gentlemen : 


J 


The  undersigned,  owners  of  real 


estate  mt  Lot  77,  Fairfield  Terrace  Addition,  Section  "A",  to  the  City  of  Fort  Wayr^Qm 


respectfully  petition  for  the  passage  of  a resolution  providing  for  the 


vacation  of  an  easement  over  the  West  7 feet  of  said  Lot  77  for  public  sidewalk  purposes  1 

as  set  forth  in  a grant  of  dedication,  dated  September  1,  1925,  recorded  November  6, 

1925,  in  Miscellaneous  Record  68,  page  40,  and  recorded  November  12,  1925,  in 

Miscellaneous  Record  68,  page  68,  in  the  Office  of  the  Recorder  of  Allen  County,  Indiana, 
and  also  for  the  vacation  of  an  easement  over  the  West  8 feet  of  said  Lot  77  for  an  ease- 


ment for  street  purposes  for  the  widening  of  Fairfield  Avenue,  as  set  forth  in  the  grant 
of  dedication,  recorded  August  14,  1929,  in  Plat  Book  13,  page  107,  in  the  Office  of  the 


Recorder  of  Allen  County.  Indiana  (The  owners  of  lots  in  Fairfield  Tprraep,  Section  "A", 
an  addition  to  the  City  of  Fort  Wayne,  attempted  in  1925,  to  .create,  a sidewalk  easement 

7 feet  in  width  along  the  East  side  of  Fairfield  Avenue  from  Pettit  Avenue  to  Southern 

Street.  Through  error,  they  included  Lot  77  in  the  description  of  the  lots  in  the  Addition 

over  which  the  sidewalk  easement  was  created.  Lot  77  does  not  abut  on  Fairfield  Avenue, 

but  is  located  approximately  121  feet  East  thereof. ) 

^In  1929  the  owners  of  the  lots  in  the  Addition  dedicated  an  easement,  for  the 

widening  of  Fairfield  Avenue  an  additional  8 feet  from  Pettit  Avenue  to  Southern  Strppf  . 

for 

Through  error.  Lot  77  was  included  in  the  grant of  easement/ thip  widening/  even  though 

Lot  77  does  not  and  did  not  abut  Fairfield  Avenue  and  is  located  approximately  121  feet 
East  thereof.  The  vacation  sought  herein  by  this  petition  is  to  correct  this  error  and  to  ^ 
clear  the  title  to  Lot  77  of  this  erroneous  dedication  of  a sidewalk  easement  and  a street 
easement  over  the  West  7 and  8 feet  thereof.  Said  lot  is  located  in  the  interior  of  the 


first  block  East  of  Fairfield  Avenue  on  Belmont  and  is  a vacant  lot  over  which  there  is  no 


Owners  of  Lot  77,  Fairfield  Terrace  Addition, 
Section  "A",  to  the  City  of  Fort  Wayne 


A 


V 


Petition  for  Passage 

of  a Resolution  for 


C 


from 


to. 


Filed  with  the  Board  of  Public  Works 


c ' 


* 


Off  ice  of 

OAiRD  of  Public  Wo»ks 


Fort  Wayne  2,  Indiana 


Date Dec.  18,  1962 


To City  Engineer 

Suhjag*  Vacation  - Fairfield  Terrace  Addition , Sec.  "A11 

Received  a petition  for  the  Vacation  of  two  erroneously  created  easements  for 
Street  and  sidewalks  over  the  west  part  of  Lot  77,  Fairfield  Terrace  Addition, 
Section  "A". 

Prepare  an  Opinion  after  conferring  with  all  Governmental  Agencies  and  Utilities. 


Paul  F.  Roembke 
C.  L.  Sidle 
Berkeley  Ward 
BOARD  OF  PUBLIC  WORKS 

ic 

attach  copy  of  petition  and  letter 
cc:  Mayor  Burns 


July  14,  1964 

Declaratory  Resolution,  drawing  and  property  ownership  list  completed  and  attached. 

There  were  three  other  lots  in  addition  to  Lot  77  which  were  affected  by  this 
erroneous  easement.  We  have  included  those  lots  on  this  resolution  also,  to 
prevent  preparing  other  resolutions  in  the  future. 


Signed 


Reply: 


P7-F3  VO  113  8 


City  Engineer 


DEB: is 
attachs 


Signed. 


SENDER.  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


Cfmce  of 

Board  of  Public  Wo»ks 


Fort  Wayne  2.  Indiana 


U7-119-3 
August  13.  196U 


B.O.  232-’ 62 


Date 


To 


City  Engineer 


Subject. 


Dec.  Res.  1138-196U  Fairfield  Terrace  Add. 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1,00. 


Fred  S.  Ehrman 
Robert  W.  Dahman 
George  F.  Gable 
BOARD  OF  PUBLIC  WORKS 


ic 

attach  Reso.  & P.  0.  List 


Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


oted 


f.s.e. 

r.w.d. 


Signed 


□ G.F.G. 


Sate 


Reply: 


August  19,  1964 


Walter  H.  Meitz 
City  Engineer 


DEB : i s 
attachs . 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, 


1138 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory 

pass  Improvement/Resolution  No 

providing  for  the  Vacation  of  a street  easement  over  the  west  eight  (8)  feet  or  Lots  oz, 

63,  76  and  77,  Fairfield  Terrace  Addition,  Section  "A”;  also  for  the  vacatkion  of  a 
sidewalk  easement  over  the  west  seven  (7)  feet  of  Lots  76  and  77,  Fairfield  Terrace 
Addition,  Section  "A". 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  he  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed S .t. . .f.  ?..».. . ^ . . .^. . . 8 .". 8.9. . .P™.! 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


Fairfield  Terrace  Add.,  Section  "A". 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


JOHN  C.  HOFFMAN 
JOHN  E.  HOFFMAN,  JR. 
EDWARD  J.  MOPPERT,  JR. 
JAMES  R.  SOLOMON 


J 

Hoffman,  Moppert  & Solomon 
Attorneys  at  Law 


SUITE  902  FORT  WAYNE  BANK  BUILDING 

Fort  Wayne, Indiana 


December  14,  1962 


Mr.  Kenneth  McGraw  o 

Board  of  Public  Works 
City  Hall 

Fort  Wayne,  Indiana 
Dear  Ken: 

Enclosed  is  Petition  of  Mr.  and  Mrs.  Eichhorn  to 
vacate  two  erroneously  created  easements  for  street  and  sidewalks 
over  the  West  part  of  Lot  77,  Fairfield  Terrace  Addition. 

Will  you  please  forward  the  petition  to  the  Engineering 
Department  for  processing,  so  that  these  errors  can  be  cleared. 


Yours  very  truly. 


JEHimdb 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 

Fort  Wayne,  Indiana, J Vi .-V.Y. . , 19 6 4 


1138 

T0  Wiehe,  Gustave  & ..Velma  9.. 
3922  Bowser  Avenue 
Fort  Wayne,  Indiana, 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 
Declaratory 

pass  Improvement/Resolution  No ■ 

providing- for  the  Vacation  of  a street  easement  over  the  west  eight  (8)  feet  of  Lots  6- 

63,  76  and  77,  Fairfield  Terrace  Addition,  Section  "A";  also  for  the  vacation  of  a 
sidewalk  easement  over  the  west  seven  (7)  feet  of  Lots  76  and  77,  Fairfield  Terrace 
Addition,  Section  "A”. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

The  Board  has  fixed Thursday, August  13, ..1964  at  30  pm. 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


Lot  62 


Fairfield  Terrace  Add.  Section  "A” 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Law's  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


Board  of  Public  Works 


CITY  HALL 

Fort  Wayne  2,  Indiana 
■> 
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DESCRIPTION 

LOT 
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